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smmmu  of  conclusions  afd  recomsijdationo 


1.,     'rile  Trafficways  Plan  provides  xcr  repXaccnionu  of  tho 
gr3-d  of  thr'Oiif/;h  atroeta  in  the  Wos'csrn  Addition  "5.^':h 
a  few  v/ido  arteries  specially  designod  .for  tlu'ov 
traffic  movement o     Most  important  are  the  Panliu:. . 
Freeway  and  the  Ge&rj  Jllxpressi^ayo 


2o    Asstindng  coraplotion  or  th©  Panhandlo  Freeway 
Geary  ExpressT/ay  would  cai'--;>y  20^000  voiiiclec  at 
present  tr-aTfic  vclianio  lovols,,  and  S4„.000  vohicleo 
at  estimated  1970  traffic  volujr.e  Vj-.-'^Iso 


•3..     Gomplotion  of  tho  G-eary  Ercpre s s'A'ay  is  a  -prt!.-  '^ 
td  the  rodevolopment  of  any  project  area  rcq:: 
closiiig  of  Post  Street  :iorth  of  Geary  Street^  oi-  n 
Street  and  Golden  Gate  Avenue  south  of  Gear-  '"'  -  ■ 


4„,     It  is  recomnionded  that  Geary  Street  v.ldc:' 
width  of  126  feet  between  Broderi'jk  and  Go:  . . 
and  that  the  oi:pres3iTay  be  designed  to  provide  r 
frontage  roada  where  accosa  to  abutting  propo^- 
required,. 


5,.     It  is  reconmonded  that  only  DiviEjadc;].      F,te:^  i 
inore,  Webster  and  Lag-una  Streets  bo  kept  o\ 
Geary  and  that  unlenc  tho  capacity  of  the 
bo  reduced  by  a3iy  one  of  these  ^-n-. ^ ^  t     r-  ■[■] 
separation  be  provided^. 


S.,    It  is  reccKinendcd  that  property  r 
v/idoning  on  the  south  side  of  r 
and  Olvis-adero  r.troota,,  and  fr 
street  from  Scott  Street  to  Go 
both  sides  of  tho  street  will  be  x-ad  * 


I 


la     THE  TPAPI'IGWAYS  PLAN 


The  Oltyvilde  Traff icways  Plan  prov.1.des  for  em  i. 
system  of  traTficF/ajs        consistiiig  of  froeways,  major  tLc. 
and  aacondary  thoroughf aros        deslgnod  to  provide  for  the  - 
tlous,  convoniont  and  safe  movement  of  vehicular  traffic 
Kolghborhoodaj,  couraunl  by  areas  and  working  eroas  of  tho  "  ■ 
gateways  leading  into  and  out  of  tho  City^ 

The  systera  consists  of  two  principal  functional  type, 
trafficway:  (1)  radial  routos  which  link  the  center  of  the  Git- 
outlying  areasj  and  (2)  crosatown  routes  v/hich  intersect  the  v 
radial  routes^  colloct  and  distribute  radial  traffic,  bypass  ':■ 
traffic  a,round  heavy  concentrations  of  traffic  in  the  dov/ntov-p. 
of  the  City,,  and  lir&  the  various  comririmity  areas  of  tho  City, 

■3?he  trafficways  system  is  doslgned  so  thab  tho  traff  . 
aro  located  v/hero  possible  botivoen  or  along  tho  edges  of  resld 
nQi£^hborhoods  and  corn.rcunity  areas  in  ordor  to  koop  oxtranoouD  . 
traffic  off  local  rosidontial  streets «     Tho  present  use  of  all 
ing  streets  in  the  Western  Addition  by  traffic  passing  throu^r. 
communit^r  is  racog'nizod  ac  ono  factor  contributing  to  tho  dc 
tion  and  blight  which  characterize  the  area  and  havo  mado  it  .  . . 
to  x-edevelopmentc     Tb>e  Trafficways  Plan.,  therefore,  provides  for 
placement  of  the  existing  grid  of  narroWj,  parallel  streets  v.  ' 
few  wide  arteries  spocial3.y  designed  for  through- traffic  mo\ . 
spaced  at  approximately  one -third  mile  intervals^,  leaving  tho 
between  for  redevelopment  into  neighborhoods  freed  of  oxtraneou;^ 
traffic  ino'^'ementSo 

Trafficyfo.ys  in  the  \7e 3 tern  Addition 

Traffic  movement  through  the  Weatorn  Addition  is  pri 
east-west  in  its  directional  flow«     The  propoaod  PariJiendle  ? 
a  limited- access  artery  toccupyinf?,  tho  full  block  between  T~ 
Oak  Str^eets,  and  the  proposed  Central  Freeivay^  located  to 
traffic  to  east-west  streets  feeding  into  tho  dovmtown  me: 
traffic  districts  are  desig/ied  to  carry  a  major  portion  o 
trai'fic  which  now  uses  local  streets  in  the  Wee  torn  Addit; 
of  thes^  freeways  fit  into  bhe  synstom  of  stato-Gupported 
tained  highways  in  P. an  P'rancioco.,  and  preaumably  will  bo  c . 
the  State  Division  of  Highways ^ 

The  proposed  Geary  ExprosLUvav ^  c; 
fare  with  throuf^h-traf f ic  l'vne«  separated 
abutting;  property  alon<^  most  of  its  length  by  prov 
er  separator  axid  a  frontar;e  road,  is 
Mchest  portion  of  through  t?.''affic,  a  ;  .. 
Plan,.    The  suggested  design  of  thio  traffic 
er  detail  in  Part  IV  of  thin  report. 

McAllister  Street,  wid- 
and  California  Street,  dc          ed  v..: 
secondary  thoroughf^ir  >  V;  : 


.n  the  Tra.ff icwajjj  Plan  for  oast-v/ost  traffic  tiu-'ougii  -jiia.. 
•C  '■^:-'r:  Addition  c '■':^-'/-r-^ts:^        Hadevolopwent  Araa  '■.  . 

Oivlsadero  Street,  imprDvad  within  it3  presr^nt  r 
wiij,  CO  :hajor  thoroughfare  standards p  and  IVobster  Strost^       .  .. 
major  thorougriTar-a  standards,  togotlier  will  comprise  the  north^so- 
channels  for  traffic  tlirotigh  the  Western  Addition. 

The  fsattares  described  above  are  shown  on  Plato  1  of 
Transportation  Section  of  the  Castor  Plan,  as  submiti^od  to  tho 
Planning  Comirdssion  in  DecsirJ^er  1949  for  adoption^    A  map  at  a 
of  400  feet  to  1  inch^   ±LOvrirxii  the.  system  of  .  traffic  ways  in  th'j 
ern  Addition,  is  attached  to  this  report o     (Drawing  No. 
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ESTIMATED  Tx^APPXC  VOLUIffiS 


Application  of  volume  figirces  derixxd  from  the  Bay  Ar-es. 
!-:e  crop Gi.i tan  Traffic  Survoy        the  survey  of  origins  and  c''-. 
tions  rnado  by  the  State  Division  of  Highways  in  194?  -•=•  to 
torn  of  traffic?/ays  developed  for  tho  iVostern  ft^ddition  indicate^' 
that  the  Panhtxndlo  Fl"eGway  would  carr^'  approximately  d^jOC 
dally  at  present  traffic  voliune  iQvals  along  the  section  h. 
DivisQdei'o  Stroet  and  the  Central  F'reowayo    East-v/est  sm'faci. 
passiPig  through  the  Western  Addition  would  carry  a  voi'-iunc  of 
r-iatoly  42r,  000  vehicles  daily©     This  sviPf  acf^^stroot  voluino  cor 
distributed  amor^g  California  Sti^'sot^  tho  Geary  Exprosaivay  anc 
lister  Street  J,  at  voliynos  of  approxixiiately  12j,000„  20^  000  ;  ' 
r  o  n  p  o  c  t  i  "V  c  ly  ^  ' 

Kxpandad  traffic  voluidos  estiiiiated  to  prevail  by  ...I'V.;, 
barbed  on  oatimates  of  population  chang/3;,  vehicio  rogintraticr 
crease  and  vehicle  mileage  incroasoj,  indicate  that  the  Panha: 
Preowttjr  would  carry  86.^000  vehiclea  daily  alcng  tho  sesction  bci 
Dlvisadero  Street  and  the  Central  Froev/ayc,     East-^'ivoot  surface  t 
passing  through  the  IVogtern  Addition  would  carry  a  total  of  r. 
vehicles  caliyc.     This  siLrf aco-streot  volumo  could  to  distribv 
mong  California  Street^  the  Geary  Ezprossivay  and  McAllister  L.. 
at  vol^xmes  of  approxlmatoly  18^,000^,  2<l-j,000  and  15^000  rospsctiv 
These  volufnes  would  bo  vjithin  tha  liraits  of  the  dasigned  capr 
these  streets  as  contoiaplatsd  in  tho  Trafficv/ays  Plane 


Tho  present  traffic  ^volume  figures  derived  frorr 
indicatd  that  a  total  of  1^8,000  ono-way  vehicular  tri 
tlxrough  tho  Ws stern  Addition  Redevoloprnont  Aroa  A  In 
direction  In  a  24-hour  period  vf&ro  tho  arteries  in  tl 
Plan  now  in  oxistonce,.    This  ostimato  checks  favor.', 
tual  12-haur  cordon  count  made  in  1947  of  ve.-       '  ■ 
the  Vijostern  Additloii  and  tho  Kotropolltan 
.showed  95^,444  vohiries  passin-^;  on  all  oa.- 
ItVo     This  12"hour  figiu's      '  ' 

traffic  v'lM.r:^  r-v:'''  be  b.,  , 

propose  ;raffic". 

-  bo  L, 


:SIGN  OP  TR/iPFICWAYS 


Importance  of  Geary  Exprosnv;ay 

Traffic  vclimie  estimates  based  on  tho  Trafficways  Plan 
indicate  that  all  surface  streets  tbrouf^^h  the  Wostern  Addition 
wouid  carry  a  total  volume  equal  to  75  percent  of  tho  total 

by  the  Panhandle  Frasway  at  1947  lovclsj.  and  65  percent  at  i: 
levels o 

To  servica  tills  tfc^affic^  higher  typo  facilitic?  *->fr^ 
presently  available  v/ould       necessary  if  tha  community 
ionslst  of  a  continuous  f.;rid  of  hoo 'v/y'-- traffic  strootSs     fi-^  -*-■• 
'V/ays  Plan  is  de signed  to  eliminato  the  prsvalont  uso  of  every  i 
oy  through  traffic^  by  means  of  concentrating  the  tlii'ough^^traf x 
f low  on  a  few  main  dosignatsd  arterioso     This  plan  theroby •  will 
init  the  establishment  of  partially  self-contained  naighborhoodr . 
free  of  atreams  of  through  traffic-,  in  the  areaa  between  tho  nr. 
traffic  arteries o 

In  order  to  provide  for  the  sound  replanning  of  tho  use 
of  land  in  the  Western  Addiuion,  and  to  provide  also  for  thv^  nocda 
of  through  traffic^  three  east--west  surface  th-oroughf ares  ho::  -  "  - 
ostablished  in  the  Traffici?ays  Piano     Of  these  thre©^  tho  Gc:. 
pressway  is  most  important..- 

The  Geary  Kxpro s sway  stems  logically  f.rom  that  portion  of 
Geary  Boulevard  and  Point  Locos  Avenuo  v/est  of  Wasonic  Avenue, 
have  a  width  of  125  feet  between  property  lines^    Rxinnin^  th  - 
the  centei*  o.f  the  Richmond  and  Park-Presidic  coran-.rjiitiess  t' 
oughfara  is  a  natural  route  for  surf  a  C3  traffic  riovoments  , 
street  cars  are  replaced  by  buses  on  Geary  B.'iulevardj,  as 
the  Public  Utilities  Comifiissionj  the  wStreot  could  be  iir.pr  : 
iiarjaor  that  would  provide  for  tx^'o  lanes  o-f  throu/jh  travel  in 
direction^  separated  by  a  median  strlp^  ajid  for  separate  ' 
roads  providing  for  one  lane  of  ni0vlnf3  traffic  plus  one  1'. 
parkingj,  in  each  directionc.    The  closing  of  .Tiinor  interso 
cross  traffic,  and  the  curtailment  or  prohibition  of  loft 
ments  will  mako  possible  the  attainjnent  of  t;ie  .latent  and 
capacity  of  this  oxlstin^  v;ide  thorouj^hf are* 

East  of  Prosld-^r  ;\ venue ^   thero  is  no  sln^-'^'^  "-i^^ 
fare  for  throug.h«traf f :L         .hen  tho  former  Calvoj  y 
divided  into  the  Anzavista  Tract j  Geary  Streot  was  ^v. 
feet  as  .far  east  as  Brodorick  f^treot,,  but  at  t}iQt  p  ' 
dovm  to  the  standard  width  of  GSoVS  foot  between  p 
•.vhich  chax*acterises  all  of  the  east-west  at 


palliative  moasiiro  to  increase  the  ciapacity  of  those  str^o 

of  thoso  streets »  hov/3V0ry  rhould  be        in  fact  must 

•.f  the  IVeateni  Addition  la  to  be  properly  roplanned      -  . 

It  is  lofidcal.,  therofore,  to  provide  for  the  oxtonsion  ea.. 

che  wide  Go0r*'7  Boulevard  to  tho  eastern  bo^mdary  of  t}\;^ 

raont  area^,  beyond  wriich  the  charactox'  and  extent  of  proper.  , 

ujent  and  consequent  cost  precludes  tho  acquisition  of  laiid  r 

for  a  widoningo    Tho  Trafficways  Plan,  therefore,  prcvidos  for  Uio 

■%d.dening  of  Geary  Street  to  Gou^h  r>troetf  and  for  tha  provision  in 

the  blocks  betv/eon  Gough  and  Praniclin  Streets  of  diagonal  linkc  to 

Post  and  O^Farrell  Streets  loading  from  and  to  tho  Coxntovm  '-^istr' 

as  a  pair  of  ono-v/ay  street s^,  with  Goary  street  proper,  oast  of 

Gough  fjtreetj,  reserved  primarily  for  two-v/ay  operation  of  transit 

vehicles:, 

Design  of  Geary  Expressway 

The  Geary  Bxpressv/ay  through  the  IVeatern  Addition, 
tho  purposes  of  this  apocial  study  undertakQii  at  the  request  of  tho 
Redevelopment  Agency,  has  boon  considered  capable  of  accommodating 
a  24 --hour  voIimho  of  2-1-000  vehicles^  generally  considered  tho  c:  " 
irium  capacity  of  a  surface  thoroughf aroo     Limitations  on  this  cv. 
ty  exist  at  both  ends  of  the  thoroughfare;    at  the  western  end^,  in 
the  Richmond  and  Park --Pre oldio,  by  the  existing  width  of  the  street 
and  by  the  accesa  I'ights  of  abutting  property^  and  at  the  eastern 
end^  in  the  uov/ntovai  <"istrict,  by  the  capacity  limitations  of  the 
existing  surface  otreetSo     Therefore,  grade  separations  a'' 
portion  of  the  route  in  the  rodovalopiTiont  ar-ea  would  be  ta..  ... 
to  overdesigning  for  a  capacity  obtainable  at  one  point  xvhich  could 
not  bo  obtained  at  other  points  along  the  route.,  thus  Tnakin^  for 
bottlenecks  at  either  end  of  the  exprosfiway 

In  lieu  of  grade  separationSj,  separr.te  left- turn  la.ucs 
have  been  provided  at  the  intersections  at  Dl'/isadero  Street  and  at 
V/ebster  Street^  both  designated  as  major  north«south  thoroughfares, 
and  at  Fillmore  and  .'^>teiner  Streets,,  local  streets  givir^^^  acces.-:! 
seri'-ice  and  entertainment  facilities  in  the  F5.11more  comnic  '  "   ^  ■. 
torj     An  intersecting  street  is  also  provided  at  Laguni  S^: 
inter-neighbox'hood  circulation^  but  left-turns  are  not  spocij^ijlj 
provided  for,.     Provision  is  made  to  keep  Gougli  Pitreet  ov 
as  its  operation  as  a  through  north-south  street  is  req^ 
bly  until  the  Central  J-Yeeway  is  completed  as  far  north 
Bush  Streets.  All  intersections  would  be  controlled  by 
nals.    Grade'- separated  pedestrian  crossings  may  be  prov 
points  as  requiredi, 


nov/everj,  if  Steinerp  Piilraore  and  V.'obstor  Stroetn  n--^^  Vo'-^ 
to  permit  traffic  to  cross  tho  Goary  Fjcpressway. 
at  Fillmore  F>treet  miiy  be  necessary  in  order  to 
capacity  from  closely  spaced  trt\ffic  signalsr, 
(Pile  B-21G38}  of  tho  Geary  Expressway,,  made  in 
Departroent  of  Public  ll'orks  for  the  pur 
costs,  provided  for  an  elevated  grade 
intersections  of  Webster,  Fillmore  an- 
the  preliminary  concept  of  ';' 
r.iodif ication  of  t'^^  --^rds  rr 
struction  cost^ 


i 


i 
1 


1 

■j 


'.t  is  recomnand.ed  that  proparty  neces3ary  foi.-'  i;; 
wi^vfch  be  taken  from  tha  south  aide  of  tho  street  be.,. 

■rpdorick  and  DJ^vic^'-doro  Stroeta,   and  frow  the  north  .side  of 
.ttroet  from  Scott  xStr©et  to  Qough  Streoto     The  block  botwoen  D'\ 

^ixdero  ano.  Scott  Streets  la  to  ba  used  for  the  chancQ  in  alif,ni:i..-. 
ii©co3 sitatin^e.  acquisition  of  property  on  porr.ions  of  both 'sides  r 
tha  street  for  this  purpose*,     This  alirnmsnt  is  rocorriraondod  in 
to  avoid  as  much  as  possible  existing  public  and  semi-pubilc 
inC\S  which  ivouid  bo  retained  raid  preserved  ir-.  tho  redovelcvr. 
tho  araao     ThuSj^  tho  Sinai  lleraorial  Chapel  on  the  northr/e. 
of  Dlvis^tde'ro  and  Geary  Streets  is  avoided^  the  Benjamin  I 
Junior  High  School  (formerly  wirlM'  High  School)  is  a\^oi'Ji- 
tho  Scottish  Rite  Buildin^^   the  Beth  Israel  Syna^jogue,,  the  Sal-"; 
Army  Training  School,,   the  PhiladeXphian  Seventh  Day  Adv 

and  the  r:t,  Vincent  High  ''chool  for  Qirls^     Only  on©  no:.  .  

ing  mora  than  thi^ee  ^stories  in  height  would  be  disturbed  by  this 
ligninents     the  siz-story  apartment  at  1870  Geary  Strooto     Space  " 
jelnfj^  left  free  for  the  expressv/ay  by  tho  Recreation  and  Park  L 
partment  in  the  preparation  of  plajns  for  the  i'iair.ilton  Square  CoJTUf 
ity  Centorc     However,  according  to  Opinion  I'lc-.   290  rendered  by  '. 
City  Awttorney  on  Noveraber  20^  1050,   subject  to  a  determination 
the  Recreation  and  Ptrk  Commission,  use  of  a  strip  of  Hamilton 
Square  for  the  expresLV/ay  may  be  subject  to  approval  by  the  ' 
rate  under  -nrocedu-res  stjt  forth  in  the  Park  Diacontinuan  . - 

of  iS27of' 

Total  ass033ed  value  of  parcels  required  for  the  rieuit- 
of-"V/ay  is  .''761,210,     Of  thia  total,  ."406,570  la  aTcrifced  to  *:hJ  l 
and  .''354,640  to  th©  oxistin.f  improvoaontSo    Txiis    fif;ure  inclu' 
assessed  value  ov  each  parcel  in  its  ontircty,  but  only  a  j^alj. 
tion  of  3omo  parcels  ia  required ^ 

Frontage  roads  would  be  provided  throuf;[;h  the  Pi.' 
commercial  area  betv/ee.ri  S'~,einer  and  .i/obf?ter  Streets  to  cX' 
to  existing  buildings"   "hi eh  v.'ouid  be  retaiiiod  in  the  re.^ 
Prom  IVebster  to  Gou;/h  Streets j  it  is  recomiri ended  that  no  ^ 
roads  be  provided^.  but  that  access  to  abutting  property  be 
from  the  side  facing  away  from  the  e:}ipressv/ay  after  redevc 
A  cross- section  providing  for  a  10-foot  shoulder  and  fc.r 
strip  varyin-~  in  width  up  to  27  feet  on  either  side  of  . 
traffic  lanes  is  rocommendedo     The  buffer  strip  will  make 
the  provision  of  iardscapin;^  treatment  to  provide  r> 
barrier  as  well  as  a  physical  oepc ^--ati.on  of  the  st: 


The  pertinent  section  of  tho    vopinion  atatoa  that: 
"If  your  comniinsion  (Recreation  and  Pai'k)  could 
of  fact  that  the  proposed  v3  6enin^,  for  the  > 
'Be  a  medi-ora  of  transportation,  adding';  to  ■ 
public  of  tho  privileges  of  the  park',,  s. 
permissible  under  t?ie  authority  of  tho  H- 
.oence  of  such  a  findinr    '  "\  order  ti 
coi'ip  1.1  shod ^  it  v/ould  be  3sary  t. 

area  proposed  to  be  taken  i;i  no  !■ 
al  purpOv^as  and  that  thcro  '  • 
i'cs  use  for  pa.rk  piirooses 
of  the  Cha; 


-^GdQVGloped  llandsc     Furthers  it  will  pro 
ocfi       L.yUce  i'Qi-  t.n  additional  lans  in  each  dir-oction  if  r^^. 

Bus  sones  can  be  providad  on  the  fronta£r^e  roads 
ypeciai  turnout  lanes  in  the  buffer  strips  v/horo  roquiiv.  ^ 
ass'omGd  tliat  the  character  of  the  service  provided  on  r,..: 
way  will  be  partially  expreas  in  character,  local  sorvice 
provided  ivi  thin  the  neighborhood  i:;i2its  as  redevelopodo 

The  uniform  v/idth  of  125  feot  recommondod  botv/e 
ing  lines,  in  addition  to  providing  a  continuous  frontage  liixo^ 
would  also  allov/  a  roservo  of  land  for  tho  addition  of  one  lane  ' 
either  direction  east  of  7/ebster  Street  should  it  b©  necessary 
The  full  125  feot  may  not  of  necessity  be  held  in  public 
but  official  buildin^'^  setbacks  should  be  established  to  ^ 
n'iinimtmi  width  of  125  feot  between  bur'.lding  llneso 

No  provioion  is  made  in  tho  deait^n  for  a  surface  i-'  "  ' 
of -way  for  a  posfjible  future  rail  rapid  trancit  lino  terrain.- 
in  a  downtov/n  subway  (nee  A  Subiyay  and  Rapid  Transit  System 
Francisco^  San  .Francisco  Dopartinont  "of  City  Piranning,  April 
A.  tunnel  would  be  required  for  such  a  transit  line  under  the  r 
rising  v/o3t?/ard  from  Polk  Street  to  'v7eb3t8r  Street o     A  tunnel 
.vould  be  required  under  the  hill  risin{-^  \76stv/ard  from  Divioade- 
Streotc     Hence  the  only  section  alonr»;  v/hich  a  surface  rirdit-of 
ivould  be  feasible  for  operation  is  in  the  section  t  hrou,':',h  the  Fil 
more  coriimervial  center,  but  only  a  minimum  amount  of  land  ±rj  ■ 
teniplated  for  presont  acquisition  at  this  pointc 

Should  a  rail-line  subv/ay  be  sanctioned  dofinitojlj'  ... 
this  route,  it  could  bo  locatod  and  constructed  under  one  of  t' 
two  throm^jh- traffic  roadways  of  the  .lilxpressway  betv/eon  V/ebatcr 
Divisadero  Street  whore  grades  do  not  require  tunnelin^^o 

Conservativo  estiiuates  of  capacity  indicate  that  suci 
i;horoughf are  could  accomraodate  at  least  600  vehicles  per 
hoiiTp  or  a  total,   baaod  on  peak  hour  ostimatea,,  of  2^1  000     ..  . 
in  tv;o  directions  in  a  24  hour  perlodo     This  ia  tho  volu.na  est:" 
to  use  this  route  by  1970^  as  described  in  Part  III  cf 
It  probably  ivould  be  well  v/ithin  th*--;  capacity  of  the  bix^ 
to  accorcmodata  900  vehicle:?,  per  lane  per  hour..,  or  1800  vc 
one  diroctionj,  durkinr^  peak  traffic  porioda,  although  f 
sorvative  ostiraat©  is  used  us  a  measure  of  the  total  c^... 
the  trafficways  system 


Thi  J  study  has  not  been  uudo  ixa  truiil:. 
it  therefore  shcuDd  bo  einphaslaod  that  tho  c- 
are  shown  primarily  to  illuatrato  tho  functional  j 

Goftry  J^zproci-niyjy ,     It  is  ■  ■ 
a  dotal ■ ■  -  '  - 

design  en; 


Obviously  J,   the  closing:  of  oast-v/est  streots  for  car^--'' 
out  redevelopment  in  the  Vieatorn  Addition  cannot  procado  tha 
vision  of  alternato  subatituto  facilitieso 

Special  considoration  must  bo  given  to  tho  strec 
carry  tho  highest  capacitios  nov/;    Calif orniaj.   Pii-je,  Bush,  i  . 
Goldon  GatOp  Fulton  and  Fello     Post  Straotp  for  instance,,  v/hi... . 
carried  a  12-hour  total  of  10,035  vehicles  at  the  timo  of  the  1 
Cordon  Count j.   could  not  reasonably  bo  closed  in  accordance  with 
Trafficways  Plan  until  trie  Geary  Elxpressv/ay  is  prcvidod«     Pine  and 
Bush  Streets,  which  tOf-^ether  carried  a  total  of  13j084  vehicles  in 
a  12--hour  period  at  the  time  of  ffie  1947  Cordon  Count,  should  net 
be  cloiied  until  tho  Seary  Expressway  is  provided  8Jid  probably  not 
until  the  Panhandle  Preov/ay  is  corcpietod  and  until  the  Central  Free - 
v;ay  is  completed  as  far  north  a.sFine  and  Bush  Streets s     Turk  Stree';- 
and  Goldon  Gate  Avenue  should  be  retained  as  a  pair  of  one  -way 
streots  for  throuf^h  traffic  until  KcAllistor  Street  is  widened  and 
imtil  the  Panhandle  l"^reev/ay  is  available  for  through  traffic^ 

If  the  Geary  Expressway  is  to  bo  developed  as  an  integral 
part  of  a  redevelopment  projectj^  what  streets  then  can  be  closed? 
Fortunately  J,   the  throe  streets  imnediately  south  of  Geary,  as  w.^ 
as  Geary  itself j,  do  not  carry  heavy  volutrios  of  throu;:^h  traffic o 
Recorded  inboimd  vehicular  fl^^ures  during;  the  poak  hour  of  the  1947 
Cordon  Count  showed  Geary  fitreot  carryinr'  a  total  of  77  vehicles 
including  transit  vehicles,  O'Parrell  Street  i-'SO  vehicles,  Ellia 
Street  187  veliicles^,  and  Eddy  Street  92  vehicles,  a  total  of  585 
veliicles^   or  the  capacity  of  one  lane  on  a  signal-controlled  sin 
face  streetc.     This  vol'.inie  could  easily  bo  distributed  betwooii  J3'  . 
Street  and  Golden  Gate  Avenue,,  or  be  totally  absorbed  by  Goldo:.' 
Avenue  as  a  one-v;ay  ;3treet  during  the  developniant  of  a  project  avoa 
south  of  Post  Street  and  of  t he  Goary  Expresswayo 

Recorded  outbound  vehicular  figures  during  the  peal-: 
of  the  1947  Cordon  Count  ahov/ed  Geary  Street  carrying  a  total  o. 
vehicles  including  transit  vehicles,  0^Farre3.1  Street  396  vehlc 
I:Sliis  Street  475  vehicles^  and  F.ddy  Street  157  vehicles,  a  total  oi 
1139  vehicles,.     This  voiuirne  could  easily  be  distributsd  betv/oer. 
Post  and  Turk  Streets  during  the  development  of  a  project  area 
of  Post  Street  tmd  of  the  Geary  expressway^ 

It  v;ould  appear  feasible  therefore  to  develop  a  nroler^ 
area  or  areas  requiring  the  closin,-::.  of  O'Farrell,  Ellis 
Streets  without  simultajtioous  development  of  the  ■ 
Development  of  a  project  area  or  areas  north  of 
quiring  the  closing  of  Post  Street  to  throu,::h  traffit 
>  -   undertaken  without  tho  p-r^ior  provision  of  tho  '  ' 

■'reject  areas  requiring  tho  civ 

oui  -jot*  or  of  Turk  Stroet  and  f    '  '  . 
dertaken' before  altornatlva  tr 
y  tho  Paiihandle  Freeway  anc' 

-        '    ''^ish  St' 


I 


-  .3  the  Paiiriandle  Fi-*a0V/ay;  {2)  tliat  tx. , 
Irtue  o.f  its  route  through  tho  center  of  tho  '.Ver 
aiia  the  Park-Pi^asidio  and  Richmond  cosmnunities  to  the  v/c. 
cause  of  its  ample  widths  will  be  the  niost  important  oi'  t.  ... 
fac8  streets,   and  (3)  that  completion  of  the  Goary  ExT^roaawa 
prerequisite  to  the  redovelopmcnt  of  any  project  area-  roour" 
closing  of  Post  Street  north  of  Geary  Street,   -r  T-v-'-. 
Golden  Gato  Avenue  south  of  Geary  Streeto 


